ENGINEERING 
CHANGE 
NOTICE 


DART AEROSPACE 
LTD 


Distribution 
Reqd 
Resp 
Initial I Date 


Production Manager I Coord. 
Y 
LUMF 


Purchasing Coord. 
Y 
CL 
Production Engineering Coord. 
Y 
ECIDD 


ADR Date: 
11.06.03 
Approved By: 
General Manager Approval: 


Distribution 
Reqd 
Resp 
initial I Date 


DQA I QA Coord. 
N 


QC Coordinator 
Y 
ED 


Customer Technical Support 
Y 
OS 


Marketing 
Y 
SW 


Customer Order Processing 
Y 
SB 


ADRYes/No: 
Created By: 
Checked By: 


ENG2106 
Date: 
11.06.09 
Job No.: 


Product No.: 
0412-706-011 
Product Name: 
FUEL PURGE CANNISTER 


Reason for Change: 
CHANGES TO PARTS LIST AND PARTS REQUIRED TO INSTALL KIT BASED ON FEEDBACK FROM EAGLE COPTERS. 


Documents 
Affected: 
RELEASE DSI 9494 REV. B 


PARTS MUST COMPLY 
PREVIOUS PARTS SATISFACTORY 
o 


# 
Quality Assurance ActIons 


1 
Notify Previous Customers 


2 
Notify Eurocopter France 


3 


Reqd 
Resp 


N 


N 


Notes 
Complete 


# 
Engineering 
ActIons 
. 
4 
Required DocumentslDrawings Under Review 
5 
Update Master Document List (MOL) 
6 
Update Product Compatability Matrix 
7 
Create Eurocopter Form (FEE) 
8 
Notify TC I FAA of Change 


9 


Reqd 
Resp 
N 
N 
NO MOL. 
N 
N 


N 


Notes 


# 
Document Control Actions 
10 Move Electronic Files/Design Joumal 
11 Update Product Specification Files 
12 Update Approved/Preliminary Dwg PDF Files 
13 Update Document Record (DR) 
14 Update Product Development Summary 
15 Update QSI 021and/or STC Approval List 
16 Update Parts I STC Database 
17 Update I Verify ARC Database 
18 Create I Update Change Record Form litem Card Database 


19 Create I Update PPP's 
20 Red Decals required? 
21 Update Document Control Database I Laminated Dwgs 


22 Update Grev Proiect I Electronic Binder PDF Files 
23 Update D-PartlM-DrawinQ/DSIIDEO Master Binders 
24 


Reqd 


Y 


Y 
Y 
Y 
N 
N 


N 


N 
N 


N 
N 
N 


Y 


Y 


Resp 
Notes 
KJ 
KJ 
WITH OSI 9494 REV. B 
KJ 
MB 
DR-0412-706 REV. K 


KJ 
WITHADR 
KJ 


Complete 
I,", 
OC-->.Dq 
~ 


I DfLJ. n ~-I. ~ 


AT., 
rH -M '"" 
o 


ECN Verified & Complete: 
_ 


Description I ActIon: 
1) UPDATE ROUTElBOM'S ACCORDINGLY. 
2) POSSIBLE NEW PARTS TO ENTER IN SYSTEM/ORDER: AN814-8D. MS35489-16. 
3) SEND CUSTOMER (REF. P0#10586) MISSING AN814-8D. MS29512-08. AND MS35489-16 AS REQUIRED. 


4) UPOATE All 
KITS IN STOCK WITH PARTS A'" 
COPY OF 0519494 REViJ 0 ~ 


H:\Forms\Engineering\approved online eng\ECNrevR.xls 


Date: 


